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Message Text 


UNCLASSIFIED 

PAGE 01 BUCHAR 04135 101534Z 
50 

ACTION EUR-06 

INFO OCT-01 ISO-OO EB-05 DRC-01 RSC-01 /014W 

088923 

PR 101425Z SEP 74 
FM AMEMBASSY BUCHAREST 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 104 
AMCONGEN ZAGREB 

UNCLAS BUCHAREST 4135 

USDOC FOR BEWT FOR MATHIS/OIM FOR THOMAS 

AMCONGEN ZAGREB PASS TO ABRANOWITCH 

E.O. 11652: N/A 
TAGS: BEXPRO 

SUBJECT: USATECH 74 BUCHAREST 

1. HAVE COMPLETED DISCUSSIONS WITH STRASBERGER AND PHYSICAL 
INSPECTION OF PAVILION M. RECOMMEND THE FOLLOWING ADDITIONAL WORK 
IEMS BEYOND ORIGINAL CONTRACT AND IN ORDER OF PRIORITY. 

A) OVERHEAD LIGHTING IN LOUNGE, OFFICES, RECEPTION - 
22 FIXTURES WITH CEILING BEAMS NUT NO MUSLIN - $207. 

B) FULL CARPETING OF 392 SQUARE METERS WHICH EXCEEDS CARPET 
ESTIMATE IN BID BY 58 METERS - $290. 

C) PAINT LOUNGE, ONE LARGE OFFICE AND TWO SMALL OFFICES - $445. 

D) OUTDOOR IDENTIFICATION - PAINTING ON TWO FAIR PROVIDED 
PYLONS AND FOUR DIRECTION SIGNS - $300. 

D) FURNITURE RENTAL - FOUR EXECUTIVE DESKS, FOUR 
CHAIRS, ONE TWO DRAWER CABINET WITH LOCKS - $147. 

2. REQUEST YOUR CONFIRMATION BY ITEM AND RECOMMEND ADVISING 
INTERPUBLIC THROUGH AMCONGEN ZAGREB SINCE POUCH AND AIRMAIL 
EXTREMELY RISKY AND TELEX FACILITIES OVERLOADED. 

BARNES 


UNCLASSIFIED 
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Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 10 SEP 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974BUCHAR04135 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740251-0842 
From: BUCHAREST 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 9740961 /aaaabzjj. tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: smithrj 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 MAR 2002 by maustmo; APPROVED <28 JAN 2003 by smithrj> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: USATECH 74 BUCHAREST 
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